Margaret P. Grafeld Declassified/Released US Department of State EO Systematic Review 22 May 2009 

Message Text 

UNCLASSIFIED 

PAGE 01 CARACA 02140 021523Z 
ACTION ARA-10 

INFO OCT-01 ISO-OO EB-08 /019W 

030523 113655/17 

R 021409Z MAR 77 
FM AMEMBASSY CARACAS 
TO USDOC WASHDC 
INFO SECSTATE WASHDC 6790 

UNCLAS CARACAS 2140 

PASS TO OED/ MEPD AND OIM 

E.O. 11652: N/A 
TAGS: BENC, VE 

SUB J : MAJOR PROJECT: ORINOCO RIVER BRIDGE 

REF: CARACAS 76-12340 

1 . ING. ORTEGA OF RAILROAD INSTITUTE REPORTS STATUS THIS PROJECT 
AS FOLLOWS: 

(A) BID DOCUMENTS AND MODEL AWARDED CONTRACT NOW IN FINAL DRAFT, 

UNDER REVIEW BY COMMISSION OF LAWYERS. 

(B) ALL TECHNICAL STUDIES COMPLETED. 

(C) FINAL LIST OF FIFTEEN PRE-QU ALIFIED BIDDERS COMPLETED. 

NOTE: ALL FOREIGN BIDDERS WERE INVITED TO ASSOCIATE THEM- 
SELVES WITH NATIONAL CONTRACTORS, AND VICE VERSA. 

2. THE FIFTEEN PRE-QU ALIFIED BIDDERS ARE: 

(A) CGUNAND Y BRILLEMBOURG C.A.-VISSIO INTERNATIONAL CO.- 
VAN SIECKLE ASSOC.-DAMES Y MOORE-CHRISTIE CONSTRUCTORS INC. 

(B) TECHINT S.A.-CAPEV. 

(C) BENVENUTO BARSANTI S.A.-FERROCEMENTO-CONSTRUZIONI E 
LA ORI-PUBBLICI S.P.A.-IMP. GIROLA ESTERO S.P.A.-IMP. ING. 

UNCLASSIFIED 

UNCLASSIFIED 

PAGE 02 CARACA 02140 021523Z 

LODIGIANI S.P.A.-IMPRESIT S.P.A.-IMP. CONSTRUZIONI ING. 

RECHI S P A. 

(D) EDIVIAGRO C.A.-ESFEGA C.A.-LORICA C.A.-BOUYGUES S.A. 

(E) PRECOMPRIMIDO C.A.-VAN DAM C.A.-U.S. STEEL INC. 

(F) VINCCLER C.A.-ZORAL C.A.-DRAVO CORP. 

(G) AGROVIAL C.A.-MOVICONSA-THYSSEN A.G. (PREVIOUSLY RHEINSTAHL 
A.G) 
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(H) INVERSORA CASA C.A.-FINSIDER S.P.A. 

(I) CONCRETO CENTRIFUGADO C.A.-KUMAGAI GUMI LTD. 

(J) OBRAS ESPECIALES C.A.-HEREMA C.A.-MITSUBISHI CORP.- NIPPON 
KORAN KOBE STEEL LTD. 

(K) TEC S .A. -DOMINION BRIDGE CORP. LTD. 

(L) NEPTUNO C.A.-PEYCA C.A.-REDPATH DORMAN LONG-TARMAC OVERSEAS 
LTD.-FREEMAN FOX & PARTNERS. 

(M) ISMAR S.A.-CLEVELAND BRIDGE COMP. LTD.- MAUNSELL PARTNERS- 
MOT HAEY ANDERSON. 

(N) TECHNICA CONSTRUCTORA C.A.-EDIFICA C.A.-GORECZKY C.A.- 
MITSUBISHI HEAVY INDUSTRIES. 

(O) BERGER CARIBE C.A.-BILFINGER-ISHIKAWA HARIMA HEAVY IN- 
DUSTRIES CO. LTD. 

3. TIMING OF THE NEXT STEP IS UNCERTAIN, ACCORDING TO ORTEGA, 

BUT HE PROMISED TO SEND ADVANCE COPY OF ADVERTISEMENT OF BID CALL. 
PARTICIPATING COMPANIES WOULD BE ALLOWED SIX MONTHS FROM DATE 
OF BID CALL TO PREPARE BIDS. 

4. THERE APPEAR TO BE FOUR U.S. FIRMS INVOLVED: DRAVO, US 
STEEL, DAMES AND MOORE, CLEVELAND BRIDGE. ONLY THE FIRST HAS 
ESTABLISHED CONTACT WITH THE EMBASSY. 

ASENCIO 


UNCLASSIFIED 


NNN 
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Message Attributes 


Automatic Decaptioning: X 

Capture Date: 01 -Jan-1 994 12:00:00 am 

Channel Indicators: n/a 

Current Classification: UNCLASSIFIED 

Concepts: n/a 

Control Number: n/a 

Copy: SINGLE 

Sent Date: 02-Mar-1977 12:00:00 am 
Decaption Date: 01 -Jan-1 960 12:00:00 am 

Decaption Note: 

Disposition Action: n/a 
Disposition Approved on Date: 

Disposition Case Number: n/a 
Disposition Comment: 

Disposition Date: 01 -Jan-1 960 12:00:00 am 
Disposition Event: 

Disposition History: n/a 
Disposition Reason: 

Disposition Remarks: 

Document Number: 1977CARACA02140 

Document Source: CORE 

Document Unique ID: 00 

Drafter: n/a 

Enclosure: n/a 

Executive Order: N/A 

Errors: N/A 

Expiration: 

Film Number: D770072-0950 
Format: TEL 
From: CARACAS 
Handling Restrictions: n/a 
Image Path: 

ISecure: 1 

Legacy Key: Iink1977/newtext/t1 977031 02/aaaadmfm. tel 

Line Count: 85 
Litigation Code IDs: 

Litigation Codes: 

Litigation History: 

Locator: TEXT ON-LINE, ON MICROFILM 

Message ID: 904f88ac-c288-dd11-92da-001cc4696bcc 

Office: ACTION ARA 

Original Classification: UNCLASSIFIED 

Original Handling Restrictions: n/a 

Original Previous Classification: n/a 

Original Previous Handling Restrictions: n/a 

Page Count: 2 

Previous Channel Indicators: n/a 
Previous Classification: n/a 
Previous Handling Restrictions: n/a 
Reference: 77 CARACAS 76 
Retention: 0 

Review Action: RELEASED, APPROVED 
Review Content Flags: 

Review Date: 06-Jan-2005 12:00:00 am 
Review Event: 

Review Exemptions: n/a 
Review Media Identifier: 

Review Release Date: n/a 
Review Release Event: n/a 
Review Transfer Date: 

Review Withdrawn Fields: n/a 
SAS ID: 2943720 
Secure: OPEN 
Status: NATIVE 

Subject: MAJOR PROJECT: ORINOCO RIVER BRIDGE 
TAGS: BENC, VE 
To: COM 
Type: TE 

vdkvgwkey : odbc://SAS/SAS.dbo.SAS_Docs/904f88ac-c288-dd1 1 -92da-001 cc4696bcc 
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